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Message Text 


UNCLASSIFIED 

PAGE 01 ABU DH 03480 271045Z 
ACTION NEA-10 

INFO OCT-01 EUR- 1 2 ISO-OO EB-07 /030W 

271045Z 129351 /17 

R 270500Z DEC 76 
FM AMEMBASSY ABU DHABI 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 5380 
AMEMBASSY ATHENS 
AMEMBASSY JIDDA 
AMEMBASSY TEHRAN 
AMEMBASSY KUWAIT 

UNCLAS ABU DHABI 3480 

ATHENS FOR RTDO 

E.O. 11652: NA 
TAGS: BTIO TC 

SUB J : FOREIGN GOVT TENDER: 220KV TRANSMISSION LINE 

REF: ABU DHABI 970 (NOTAL) 

1. 520/01/T0009 
2. 122676 

3. R. COURTNEY 

4. 520 UAE 

5. N 

6A. TENDER DOCUMENTS CAN BE OBTAINED BY QUALIFIED CONTRACTORS 
FOR A NON-REFUND ABLE FEE 2000 DH (1 DOLLAR EQUALS 3.94 DH) 

FROM: 

6B. N/A 

6C. DEPT. OF WATER- ELECTRICITY 
PO BOX 219 
ABU DHABI 

TELEX 2369 AH (MAKHARBA AH) 

6D. NOTE: DOCUMENTS CAN ONLY BE PURCHASED BY TENDERERS 
UNCLASSIFIED 

UNCLASSIFIED 
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WHO HAVE EXPERIENCE OF TEN YEARS OR MORE IN THE INSTALLA- 
TION OF POWER LINE PROJECTS OF 220KV (OR HIGHER) OF AT 
LEAST 160 KM. TENDER DOCUMENTS ARE FREE OF CAARGE 
TO TENDERERS WHO IN 1975 PURCHASED DOCUMENTS FOR 
THE 132 KV AL-AIN TO ABU DHABI POWER LINE. 
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7. N/A 

8. 16TH FEB., 1977 AT 1000 HRS. 

9.201 

10. 9918201/0000. INVITATION TO TENDER READS AS 
FOLLOWS: QUOTE 

EMIRATES OF ABU DHABI 

WATER AND ELECTRICITY DEPARTMENT 

PO BOX NO 219 

ABU DHABI 

DATE : 19TH DECEMBER , 1976 

TENDER INVITATION FOR THE SUPPLY AND INSTALLATION OF 
A 220KV DOUBLE CURCUIT TRANSMISSION LINE FROM POWER 
STATION UMM AL NAR WEST TO AL AIN POWER STATION RESP. 
AL AIN. 

1 . THE WATER AND ELECTRICITY DEPARTMENT. ABU DHABI 
INVITES TENDER FROM COMPETENT AND EXPERIENCED 
FIRMS FOR THE PERFORMANCE OF THE WORK COVERED BY 
THE ABOVE TENDER INQUIRY. 

2. THE SCOPE OF WORK INVOLVES ALL THE ACTIVITIES FROM 
THE DESIGN STAGE TO COMMISSIONINING AND HANDING OVER 
OF A COOPLETE 220KV DOUBLE CIRCUIT OVERHEAD TRANS- 
MISSION LINE. (ROUTE LENGTH APPROX. 160 KM). 

3. PROSPECTIVE TENDERERS SHOULD APPLY FOR THE TENDER 
DOCUMENTS BY LETTER OR TELEX TO THE WATER AND 
ELECTRICITY DEPARTMENT. FOREIGN COMPANIES SHOULD 
UNCLASSIFIED 

UNCLASSIFIED 
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INDICATE THE NAME AND ADDRESS OF THEIR ABU DHABI 
PARTNER OR AGENT WHO IS AUTHORIZED TO PURCHASE 
THESE DOCUMENTS ON BEHALF OF THE TENDERER. 

4. TENDER DOCUMENTS CAN BE OBTAINED FROM 22ND DECEM- 
BER, 1976, ONWARDS DURING THE NORMAL WORKING 

4. HOURS FROM THE PURCHASING SECTION, WATE AND 
ELECTRICITY DEPARTMENT. A NON-REFUNDABLE FEE OF DH. 
2.000/-IS TO BE PAID TO THE DEPARTMENT'S REVENUE 
SECTION FOR THE PURCHASE OF EACH SET OF THE DOCU- 
MENTS.THE TENDER DOCUMENTS ARE FREE OF CHARGE TO 
TENDERERS, WHO PURCHASED TENDER DOCUMENTS FOR A 
132 KV TRANSMISSION LINE ABU DHABI-AL AIN IN 1975. 

TENDER DOCUMENTS CAN ONLY BE PURCHASED OR OBTAINED 
BY TENDERERS, WHO HAVE EXPERIENCE OF MORE THAN 
TEN YEARS IN INSTALLATION OF 220 KV (AND ABOVE) 
TRANSMISSION LINES OF AT LEAST 160 KM. 
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5. EACH OFFER SHOULD BE ACCOMPANIED BY A BANK 
GUARANTEE OF 5 PERCENT OF THE VALUE OF THE OFFER VALID 
FOR A PERIOD OF 90 DAYS FROM DATE OF SUB- 
MISSION OF THE OFFER. 

6. OFFERS SHOULD BE SUBMITTED IN SEALED ENVELOPES 
ADDRESSED TO: 

THE CHAIRMAN, 

GENERAL PROJECTS COMMITTEE, 

PO BOX NO. 12 
ABU DHABI (UAE) 

"TENDER FOR THE SUPPLY AND INSTALLATION OF A 220 
KV TRANSMISSION LINE ABU DHABI- AL AIN”. 

7. OFFERS SHOULD REACH THE GENERAL PROJECTS COMMITTEE 
NOT LATER THAN 10.00 HOURS ON WEDNESDAY, 16TH 
UNCLASSIFIED 

UNCLASSIFIED 
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FEBRUARY, 1977. 

UNDER SECRETARY, WATER & ELECTRICITY DEPT. 

EMIRATE OF ABU DHABI 

WATER AND ELECTRICITY DEPARTMENT 

P.O. BOX NO. 219, 

ABU DHABI UNQUOTE 

1 1 . TO BE FINANCED FROM ABU DHABI DEVELPMENT 
BUDGET. 

DICKMAN 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 27 DEC 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976ABUDFI03480 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760472-0846 
From: ABU DHABI 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1976/newtext/t1976121 1/aaaaajgq.tel 

Line Count: 152 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION NEA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 3 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 77 ABU DHABI 970 
Review Action: RELEASED, APPROVED 
Review Authority: vogelfj 
Review Comment: n/a 
Review Content Flags: 

Review Date: 10 JUN 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <10 JUN 2004 by chengls>; APPROVED <21 DEC 2004 by vogelfj> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: FOREIGN GOVT TENDER: 220KV TRANSMISSION LINE 
TAGS: BTIO, TC 
To: COM 
Type: TE 
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